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E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJECT: PUBLIC ACCESS CONTROLS - NASSAU 
REF: (A) NASSAU 1083, (B) NASSAU 1044 

1 . SY HAS REVIEWED AND CONCURS WITH FBO REVISION TO 
CONTRACTOR'S ORIGINAL PUBLIC ACCESS CONTROL PROJECT IN 
NASSAU. FBO COUNTER TERRORISM FUNDING IN THE AMOUNT OF 
DOLS. 47,790.00 IS APPROVED. 

2. PER REFTEL (B) EMBASSY AUTHORIZED TO ENTER INTO 
CONTRACT WITH CAVALIER CONSTRUCTION CO. LTD. IN THE AMOUNT 
OF DOLS. 24,325 FOR LOBBY RENOVATION, STAIRS, WALLS, DESK, 
INSTALLATION OF USG SUPPLIED LEXGUARD MATERIALS, ETC. 
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ALL WORK TO BE IN ACCORDANCE WITH PROPOSAL DATED MAY 9, 

1978 AND REVISED DRAWINGS WHICH INCLUDES ANNOTATIONS BY 
FBO PROJECT ARCHITECT PER MEETING OF 9 MAY 1978. SUBMIT 
THREE SETS OF REVISED WORKING DRAWINGS AND COPY OF CONTRACT 
TO FBO. 

3. AMOUNT OF DOLS. 23,465 IS FOR PROCUREMENT OF USG 
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SUPPLIED MATERIALS (FRAMES, DOORS, SERVICE WINDOWS, 
LEXGUARD PANELS, FITTINGS, ETC.) TO BE PROCURRED BY POST. 

4. EMBASSY REQUESTED SUBMIT PHOTOGRAPHS OF COMPLETED 
PROJECT TO FBO. 

5. IN ORDER TO ELIMINATE ANY FURTHER DELAY TO PUBLIC 
ACCESS CONTROLS. DEPARTMENT PROPOSES TO CONSIDER 
PROTECTION OF ECON/COMMERCIAL SECTION AS A SEPARATE ITEM. 
THE FOCUS OF THIS CONTROL SHOULD BE ON THE INSTALLATION OF 
A LEXGUARD DOOR, CONTROLLED ELECTRICALLY BY THE MSG. 
PROPOSAL SHOULD BE COORDINATED WITH RSO AND SUBMITTED TO 
DEPARTMENT AS SOON AS POSSIBLE. 

6. DEPARTMENT CANNOT CONCUR IN USE OF LEXGUARD IN ALL 
GROUND FLOOR WINDOWS BUT URGES POST TO CONSIDER INSTALLA- 
TION OF EITHER MYLAR OR A COMBINATION OF DRAPES AND 
VENETIAN BLINDS AS A MEANS OF RESTRICTING VISUAL ACCESS TO 
THE CONSULAR SECTION. 

7. XJ-3103 ALLOTMENT CODE 212 INCREASED DOLS. 47,790. 

DOCUMENT FOLLOWS. 

DECONTROL 4 YEARS AFTER ORIGINATING DATE. VANCE 

LIMITED OFFICIAL USE 
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